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SORIECT: Shipping Plan 


Shipment of Automation Equipment from 
Teadguarters to lll 


i, ime £9 the size, weight, and @tructure of some oF 
the items it is neses@ary to start preparation for this move 
aopromigately one week prior to the actusi move. A timing 
schedule for the ontire operation is shown in enciosure #2. 
This timing schedule is for the departure of the equipment 
from Headquarters only, and does not cover any portion of the 
mows once it is loaded shoard the sircraft. 


4. ‘Yo ensure proper operrtion of the GAIT 500 plotter 
theo @aghington represeatative of the cree rae Oe ines 
requested to furnish one company enginecring representative 
tac complete check~cut ome week prior to shipment. This 
visit will also include ingtruction for Automation Division 
personnei in the preparation of the plotter for s#hipment. 
This wiil inciude the tie-down of movable components and the 
romowal of easily damaged parts. The parta that are removed 
#iil be packed in cartons by members of the féutomation Div- 
ision. The plastic cover for the plotter will not be installed 


ay 


= 


a 


. dae to the possibility of ite being lost or dameged enroute. 


i? eouvuired, wooden skids will be installed. These shids sre 
to be manufactured by the Headquartera Carpenter Shop sad 
iastailled om the consele side ef the plotter. They are 
necessary for the possibility of turning the plotter on its 
gide to facdlitate entrance tnto door@ tod narrow for the 
width of the plotter. 


ie After the plotter board haa been properly prepared 
for shipment the rest of the items will be collected and 
ghecked far proper padding and packing. If additional padding 
ar ceavrtens sre required theae will be obtained from shipping 
section of Headquarters, As the items tre readied 2 paeking 
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tist will be prepared for each carton and distributed as 
follews: 


Copy # 


Ll = eeked ingide the carton. 

“= =. Atered in an envelope fastened gecureiy to 
the outeide of the carton. 

: « Hy be uged for info package hand-oarried to 

APShe 

4 - Por Materiai/Ges. 

~ = LEPMG/OSA Piles. 


&, hea ali items te be shipped have been packed a bili 
of iadine will be made with each item being sumberad corre~- 
apeading to ite number om the Billi of Lading. Gn the day of 
movement the persounel sssigned to the move from Automation 
Sivigion will arrive at Headquarters in time to start 
cdinating the movers and their equipment by O700L,. The 
neve should be made following the timing schedule ag out~ 
jined in enclosure #2. 


3, Gnee the equipment Bas been loaded en tho trucks/ 
vans the movers supplied by Headquarters wiil be relieved. — 
“he tego personnel from Automation Division and onc from 40/054 
wiil then follow the vang to Andrews AFB. Transportation for 
these porsonne] wili be by private conveyance. 


&, Upon arrival at the aircraft the londing of the 
oqjuipment will be under the direct superviation of the ianc~- 
waster agpigned to the airaraft. After the vang/trucks have 
been unleaded they will be releaged to their individunl unite 
and the AUTO/DIV and HD/OBA perscunci will return to normal 


uae duties, except for BJ who 0121 sccompany the 
shimaent. 
eo f. dAatomation Sivision personnes ~ [ERB anc 


will depart Headquarters 1 April by commercial air 
far They will arrive st HEBMMin sufficient tine 

25X1A erior te arrival of eargo aireraft to srrange for unlvading 
and traneporting of lead to proper location on the base. 
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BeyiK Ge gueéations concerni this shipment will be referred 
. or ran in thet order, at Head- 
quartere, ext. €260 or fed-it73>, 


25X1A 


ce AROS PA /OBA 


~ Ghipping List 

~ Timing 

~ @iioment Hequirements et Huadquartera 
~ Peaking Inatructions 

~ FTelophone Rusbers and Parsgonnei. 

Having Instructions 


Sot isi a) 
?4Stribation: 
to AUTO/FA/OBA 


fee tee ore be 
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Boiosure #1 


SPUN LPSTt 


a. Une o4f 3500 Piotter Hoard. 
4, tua Uagter BAY Pager Vape Header, 
Le Ge Marten aii Flotter arm. 
4, Ons Carton EAL Gpersting aenunis. 
a, ime caeton oAi Spare carts. 


a sGeic, (asked in Carton) 


v. ¢me agavton Flezowriter Paper. 

b, Une earton taper Tape. 

o, Cie carbon mod A. 

10, Uae carton Firden Teledats, 

4k. One carton Frides Paper Guide. 

i@. wae carton Frider flexowriter. 

a, me carton Friden Flexowriter Stand. 


14, <ime carton sA1 Plotter eyaipment. 


toteli cube of the shipment is aa} cus Fb. 2 ee 
subt aad wet of the plotter is 55 cu. #t. and 2000 
she reanectiveliy. 


Kearse 
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“St logure #9 


deewh 27 and 40 - agt Sfuipment thet aan be prepared for 
Shipment wiil he made ready during this 
pertod, 


@roh il = A fing) briefing will be Riven toe the personnel 


(jOine to the with « complete hist of #13 
2 Euipment te Rinped along with their respective 


Y2ETRtS and cubtie HeAsuraments , 


2). equapment to he #hipped will be wiven « last 
fime cheek te ensure thet proper preparation hag 
tcen made. This ia to include the preparation of 
2 COMplece Bill of Lading @c that a complete 
CUGINE WLI be made of the shivmest, 


Bred 
§ 


- 40763) Three Bermonnel of the Production and 

Aad pietration Brench of Automation Division WAL 
be “Utilived for supervision an trangporting the 
ui pment from the 


eae eT 


“BYik L -~ COTOO) Threa Sergonnei of the Production and 
‘Sminiatration “raaech of Automation Division wili 
Supervise the moving of equipment from 582817, 
Vetdlquarters to the Loading Dock, Hgs, and the 
iusding of this equioment on the trucks and/or vane, 


“aehii a ~ f(ogaa) Leading will be completed and the trucks /vans 


will depart fas Aadrewa APB, The Perecanei wha are 
tu aocempany the trucks will feolicg by private 
AYO ye nee , 


(1000) loading of the eguipment on the aireraft will 
Ot APR SO 


* 
be. 
font 
tas 

t 


“PPal Lo» €1L00) aly equipment will be loaded, 


“weal Le (geo) Aivera?t will dapart Andrews APH, 
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Mciogure 423 


AM IVMENT RSQUIREMENTS AY H&A DQUARTARS 


Fist bed head truck for moving numerous cartons 
4m Boxes, 


Covered moving van with sgeociated blankets and 
tie-down ropem or straps. Glinisun of 26 blankets 
aoc 24 ropes required) 


Sagh-Lift bed truck with pedding and ropes required 
20r movement of the plotter from Headquarters to the 
girorart * 


if the moving van is not equipped with either # high- 
Liat bed or tailgate = fork lift will be requircd 
for ioading at Androwa, 


ime baad truck will be required for the movement of 
ine EG-is rack. (Similiar to a refrigerater dolly) 


#Godeu Skids to be furnished by Carpenter Shop, 

Has for uge on the pide of the plotter table. Thess 
#kids should be attached to the congcle side of 

the plotter before departing Automation Division, 

hut if there ig = apsce limitation om either the 
high-1ift truck of the aircraft they will be removed 
and carried ag 8 @eparate item. The hardware necessary 
ior their attachment to the plutter will be provided 

ny the Carpenter Shép, Headquarters. 
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ING INBTROCTIONS 


“AL Pletter ~ The piotter arm will be removed and packed 
in @ Special box. This box is located in Autosmtion 
‘ivipion at the present time. Tho tracing paper for the 


aletter Board, 
fre ofh will be removed from the vacuum pump of the board. 


aay ether parte requiring tie-down within the piotter 
hoard will be secured under the direction of an EAT 
eazineeriag representative. 


Papers tepe readexs wili be packed in 3 cardboard carton. 


Tee cartons of Friden equipment are still packed in their 
ceiginal containers as reeeived from the factory ang it is 
foit that they need ne further padding. 


‘fge gpper guide for the Friden Flexowriter is stiii 
icked in ite original carton but dows require some 
additional padding in addition to being marked with 


Sriden Teledata will require a2 separate carton ami wilt 
4 sufficient pudding to protect it during transit. 


‘he telephone compaay’s Mod-U wiil require pacing. 


One earton of Screenline Paper and one carten of paper 
tape for the Friden Teledata will be gent. These wiil 
“ot Fequire any packing. 


fone carton of inetruction and maintenance books vili be 
iacluded in the SAI shipment. 


(ne garton of spare parts for the EAL Piotter wiii be 
inciuded, 


ine <G-13 rack will be included. ue to ite sine it will 
ut impossible to place this item in eny sort of a con~ 
£64888 -vadb whi 9°RS BERRURs FIFER ERE a CEP ERS ERP TER CHEM 
prevent dami¢e during transit. 

G~i3 wili be placed in s carton and packed securely for 
transit. Thia item will be the regponsibility of the 
Communicationda Uivision, O8A. 
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tpaompure #5 


eons TELECRONE BOMBERS AND PERBORNEL 


Pant 
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& INSTRUCTIONS 


Fug 


AUTO/FA, Production Braach wili furnieh two aon ty 
supervise and agsiat in moving the equipment from the éAutec- 
wiion Division on the ith floor, Nga to the londing deck 
aud thence ta the vehicles. They vill then folinw the 
vehigies to Audivewsg AFE ehere they will ayein agsist in the 
unioeding ef the equipment from the vohicles to the aircraft. 


Ea 


uendquarters Support will furnigh three movers ta be 
ia moving the equipment from the {th flesr ta the toactias 
fad then om to the vehicles. 


the Control Center will furnish the necessary load~ 
suagtorg for loiding the equiopmest on the sivraraeft, 


sateriel Division will furnish ona supervisor for the 
OVeGrail ptuidance during the move. 
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